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UNCLASSIFIED 

PAGE 01 NIAMEY 00389 071259Z 
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ACTION AID-59 

INFO OCT-01 AF-10 ISO-OO PC-10 USIA-15 10-14 DODE-OO AGR-20 

INT-08 COME-OO CIAE-00 INR-10 NSAE-00 RSC-01 DRC-01 

IGA-02 /151 W 

091026 

PR071149ZFEB 74 
FM AEMBASSY NIAMEY 
TO SECSTATE WASHDC PRIORITY 7109 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY BAMAKO 
AMEMBASSY DAKAR 
AMEMBASSY NOUAKCHOTT 
AMEMBASSY NJAMENA 
AMEMBASSY YAOUNDE 

UNCLAS NIAMEY 389 

AFDROUGHT 

SUBJECT: HEAVY EQUIPMENT LIST NIG-02 
REF: STATE 20241 

1. BASED UPON INFO CONTAINED REFTEL AND FURTHER DIS- 
CUSSIONS WITH GRC TECHNICIANS, HEAVY EQUIPMENT LIST 
FOR ACTIVITY NIG-02 IS REFINED AS FOLLOWS: 

A. THREE D7-F TRACTORS, EACH WITH MULIT-SHANK 
RIPPERS. TWO TRACTORS TO BE QUIPPED WITH NIVERSAL 
BLADES AND ONE WITH STRAIGHT BLADE. PROJECTED CSOT 
DOLS 48,000 EACH. TOTAL COST DOLS. 144,000. 

B. ONE 613 ELEVATING SCRAPER. DOLS 45,000. 

C. ONE 950 WHEEL LOADER. DOLS 40,600. 

D. ONE 14-E MOTOR GRADER (DOLS 40,000) WITH 
UNCLASSIFIED 

UNCLASSIFIED 
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RIPPER SCARIFIER (DOLS 2,500). TOTAL COST DOLS 42,500. 
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E. ONE 225 EXCAVATOR. DOLS 59,000. 

F. TOTAL COST PROJECTION DOLS 331.100. ADD 10 
PERCENT RECOMMENDED SPARE PARTS INCLUDING SHIPPING: 

DOLS 33,110. 

ADD 20 PERCENT OCEAN FREIGHT: DOLS 66,220. ADD 10 
PERCENT LAND FREIGHT POE TO NIAMEY DOLS 33,1 10. 

GRAND TOTAL: DOLS 463.540. 

2. ONCE ORDER PLACED AND COST FINALIZED, GRC 
TECHNICIANS WOULD LIKE TO USE REMAINING FUNDS TO 
PURCHASE 7 1/2 MT MERCEDES BENZ DUMP TRUCKS (2) AT 
APPROXIMATE COST DOLS 15,500 EACH, AVAILABLE LOCALLY. RUCHE 
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